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Zersonnel 


1. Although the Russians at Elektrobau Sondershausen (EBS) continue to refer to. 
the new mysterious project and its 1,500,000 mart budget and have asked the 
chief EBS Germans to tall it up, it seems highly likely that the whole 


thing is 2 sham desimed to boost norale during the completion of the present 
laboratory truck vorl, 


<. Daring the week of 21 June another list of possible deportees was drawn upg 
this one wes more comprehensive than the first list, and includ@d none 
‘echnical personnel. The list was prepared by Frulein Belka, fornier 
secretary to Professor von Braun in Peonerinds end latterly mistress of Lt. 


Golonel Baurov. Such personnel will be sent to the USSR prior to 20 August _ 
25X1 (ez. “Paragraph 7). 


Before hir departure for Russia, Baurov seid thet his new assionnent was to 

be directing officer for an A-10 practise shooting ground located in «& 

desolate Volga ares. ‘This has beon confirned by recent Soviet arrivals at 

BS. The weapons are to be used in conjunction with the mobile laboratories, 5X1 
in thie connection, 1s being used as the destination of trucks. 

oved out of EBS; by the Soviet Comniasion- en Group (deptain 


orisenke); and by Ing. Gehrmann stating that he is living | 29K1 
ehind barbed wire, 


* 
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ne Berlin purchasing seent for HBS has peer ordering equipment for what was _ 
augened toa be a cover for the next project Cearagranh 1 above}.° During the 
weak of 14 June he ordered 290 tubes for cathodis.ray oselllographe from the 
43 RBibrenfabrik in Berlin-Alt Moabit. Barter terms were agreed upon but 
the aveat. has received no further EBS instrustions about this order. 


465 bag ordered a material testine: cabinet (Moterialprifechrank) from Dick 


trok#ite, Dresden N15, an affiliate of * - : Warschauerbrfloke, ©. - 
Vata ie. intended for one of the trucies Two such devices 25X1 
were installed in the 4-4 laboratory tr, T i # Gepable of tempara- 


inves running from mimue 76 to pius 100% C cad hea a 210 liter volumes. 
Gempietion of thie cabinet awaite Iporka ineaiation material, three 4¢ruelcloade 
of which, in sheet form, must be obtained from a firm nened Inorkca! located in’ 
Heya bel Hamburg, ~ 


[_ |Gorment: We locate only one “Boys * % GE /965, 20 or Hannover, 


| REUEEE _Sktuet eion, 
Tas HBS situation with regard to. mobile laboratory trucks was aa follows during. 
dune L9N6: 


atuck 2 = To be delivered to EBS br Gebriiaer Sohumann at the end of July. 

mock 2 « Completed, Awaiting check by Technical Buresu 11 inspection team, | 
S¢heauled to be shipped to Berlin on 17 June. ‘The testing instrue 
mente for gyros are"Schankelgerfte’ which test gyros in all 
positions in both horizontal and vertical planes. This device 
resendles a Sehvenkytiech. The syeos are to bs installed in Berlin, 
oithar at TB 11 or Friedrichshagen railroad station. Truck 2 aleo 
bes oe anufermers for. 50 or 500 Harz wilt by Fa. Oehmdg in Hartha 
{E49}, 


‘Keogh Jo cametads and also aweiting approval by the TB 11 inspection team, © 
ani alee for 17 June delivery tc Berlin. This truck contains 
cases ng instruments for the "Rudecmeschined! (kach Weerserfall has 
ine vertical and two horizontal rudders, each poverned by: ‘motors). 
There is also a nerformance teating inetrument which plays a 


Gate created ty the projecth lets speed in flight. 


Truck 4 = Arrived at EBS on 7? Jane and presently there under guerd in atalle 

ternerly uged for ae This will have the tedel assembly 
fer the entire teil unit | . 2 (Eesicteil) of the Vesserfe11. Tt" 

sl i ecutain four Bae nad three evros (B8heniresigal, 
Seitenkrelsel, and Drahliroieel) nius Kuramotoren producing. the 
motive power for the HS8hsaniereisel and Seitenkresisel. The electrical 
gharee runs through the Kursmotor to evros, to sign amplifiers (Signal- 
verstirker), and then to the Rudermasechinen, A: lerge table (Schalt= 
puis) else is to go into ruck 4: thie will contedin forty-five 
measuring instruments for measuring the current in the Wasserfall 
Sell assembly, These instrumenta were vroduced by Kehnt und Riede, 
Ger enn 


Reach 5 = Delivered to 3B5 15 June. The 30 June deadline for ecomnletion of 
‘thie testing truck for hieh frequency instrumenta will not be met. 
Thirteen types of instrumentea are wanted and it is not known when 
wey will be delivered, 


é 


Teael G - Soviet Ing. Selovery is directlw reanonsible for this radio tssting - 


buck. 


Mug % « Now in Russia. Enroute throveh Polend. its vindows were ‘bralken oy 
stoncs thrown by persohs animowne Although red tail Lights were 
Alven proteative covers, doth Lichte ani covers were stolen. Some 
af the measuring instruments ware. dencaod during the move, in 
Future, mionee robber mouatinee will be used to sustedn: tronsnart 
eho. Flewieless oti ne: subssiceted Jor whyiow etree 
nee 
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Truck 8 = Believed to be the “Armaturen Wagen", with 90% of its instruments 
made by Schaeffer & Budenberg. Deadline for instruments delivery 
4a 15 Auguet. The truck itself is to be delivered to EBS from 
the Schumann plant during July. (ef - Attachment IT). 

fruck 9 = ‘fo be delivered to EBS during Joly by Schumann. 

Truck 10 = To be delivered to EBS by Schumann on 28 June, 

Truck 11 = To be delivered to EBS by Schumann in August. 


The last truck of the mobile V~10 laboratory is to be shipped from EBS to 
Berlin on 20 August. 


oment: In view of the difficulties with Truck 5 and 15 August 


delivery of Inatryments for Truck: 8, the date given in Paragraph 7 sounds 


rather optimistic. 


Attachment I provides a list of items, copied from an original docunent, 
which Technical Bureau 11 is seeking from various firms. 


Attachment II gives a list of the instruments desired for Truck §&. 
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List of itens sought from various firms by Technical Bureau No. 11 


Firme 


Hugo GmbH. 
Kalorimeterbau 


Nessgeratewerk 
Quedlinburg, 


CaUTRAL INTELLIGENCE AGENCY 


19) 


15) 


ad. Sowjet Gerdtebau A.G. 
vorm Steinle u Hartung 


6,0. Mengzela 
Industrie-Verw, 11. 
Haschinenbeu 


Industrie-Verw, 20 


Industrie-Verw, 21 
" " 
Hlektrotechnik 


Industrie«Verw,23 
{¥einnechanit) 


Sache Manometerfok. 
RG Paul Kiessling 


Dr. Kréber u. Sohn 
SnbE 


Alfons Exner 
Sowj. 


vorm Steinle u, 
bung 


Kellpart 


Rolf Richter 


Exelsior-Werk 
Rud. Kiesewetter 


ingert 
Blelkctr. Armerate 


WerkseugeUnion AG ¢ 


10) 


10) 


10) 


Anschrift 


Dessax 
Junkergtr, 10a 


Quedlinburg 


Leipzig ¢ 1 
Gellertstr. 7/9 


Gleuchen 
Leipziger Str. 33 


Yeeeden F 20 92 
Grosserxainer Btr. 


Gerdteban Ag - 


10) Lefvsig 6 1 


Dittricheing - 20 
10) " 


10) Dreeden N 23 
10) Leipzig wv 33 
Angerstr. 4) 


2) Grcuenbrietzen 
LeipzeStr. 1092e 


20) Liebstadt/Sa 


15) Quedlinberg 


15) Sahl 4. Thfr 


10) Rechlits 4. Sa 
Sophienpl 5/6 


10) MBean b. Leips 
Ebertstr 7 


10) Leipsig 


‘DOLitzer Str. 54 


15) Sehmelknlden 
Steinerne Wiessa 
Poatfach270 


Segenstens 


Hanew:ter  ) 
Mongonmesser ) 


ato 


ato 
ato 


Selbstschrd ) 
Pernanzeiger) 
Mongenmesuer) 
Pyrometer ) 


dato 


Manometer ) 
Mengennesser ) 


dteo 


ato 


dte 
ate 


Durehgangshahne ) 
Ventile . 
Dreitwegeahahn 

Pyrometer } 
Ca-Hochdruckrohr) 


Solbetachreiber) 
Parnanzei ger 
Mengenrissser +) 
Pyrometer 


ato 


Selbatschroiber ) 
Pornanseirer 

Hengennesser ) 
Pyrometer ) 


dto 
Durcheangshihne 


Ventile 
Treiverchsahn 
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list of instruments required by Elektrobau Sondershausen for mobile 


laboratory truck No. 8. 


Nomenclature Mien 


Manometer w/ scale divisions 0,5 Schaeffer & Budenberg 
atue & lag indicator (Schleppzeiger) 


Reduction valve " # 


Manometer for remote indicator {Fern- 

anzeiger) w/ pointer (Zeiger) «% po- 

tentiometer w/ electric remote in- 

dicator ; " " 


Differenzmanometer w/ Fotentiometer 
& @lectric remote indicator (Fernanzeiger)* " 


Hanoneter for alr w/ Zeiger « Potentio= 
neter « @Lectric Fernsender « Fernanzeiger a 


Recording iristrument, rurming time 2-3 
minutes. Running speed (Bandgeschwingic- 


keit) 10°15 mm/sec. ® " 

Voltmeter for remote indicator (Fern- 

anzelger) to be mounted on board Steinert-BerJin 
{Tafelausrustung) 

Connecting valves (Verschlussventile) * " 


Hydraulic pressure pump (Druckpumpe) © Schaeffer «© Budenberg 
w/ motor. 


Presse gur Eichung d. Manometer " a 
Gauged (geeichtes) Manometer # " 


Optical and photo~electric Pyrometer Wilhelm Braun, 
- Wilhelmaruh, Kopen- 
hagenerstr, 100 
Waterclock (Wasseruhr) L/sec. Rota, Aachen 


Airclock (Luftuhr) 17 sec. " bs 


Other firms which might be able to supply these: 


Askania, Berlin 

Schumann u. Co., Staat-aG, Leipzig W 31 
Samson Vertretung, Berlin 
Blankenburger Armaturenfabrik 


Renarks 


Katolog 1 Abb. 1/820 


Katolog 15, page 8 


Manometer Abb. 1/85 
20, Katolog 28/RZ1.60 


Fernanzeigergerit 28 
0-200 atue. Differens- 
manometer 1/BM 90 w/ 
Gabelzapfen. 


oer eae tomanase*naaaws 


Ortex Einfachschreiber 
w/ Widerstandsthermome+ 
er, 


Katolog 11, Abb.10 
D/L000 


Katolog 8, S.16, Abb. 
3/P. 


10,25, 40,60,200 & 400 
atues Two each. 


t-3000% ¢ 
60 ltr/sec, t=30° 


prs507, 50 atus, 
30 ltr /sec. 


25X1 
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